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MEHofyssaoit mm tn saco© 

SUBJECT; Trip Rap***, 1%-16 Jtouary 1939, 
with AM? W3K>, life. Col. Brener 


CocM3-mU TJ-2 ?ro@r®K 


I* De p ar ted ffesttlngtoa,, 0.0* Mil-air Usl5 1^ «ISis»syy 1959* 
Averted to Hitsburgh daft to weather at Daytctx. Travelled by rail 
to Dayton, r«tar»c4 eosa-air l6 January 1959* 


2. 




«Wu> entire IMS proeras was discussed by th« 

I wife U. Col. Brewer as pertained to MMuUaii 


hb of aircraft/ iapst dates,, operational requirements, aad 
actual slotting of aircraft to meet scheduling proposed by tea ifceed 
> 


3. Consolidation of aircraft,] Jend CHMICB, wm then aee 

■ ** .* Alb % .... » Jl — n. S- ^ * 


CO«»0 J.3.GS-S2 OH, w» bma-*iv } | p» ww«v- , — — — 

pit ched sad a projection aoil® (See Bael #1) to determine the aotael 
ti«e qifvfo aircraft would tore oa the input date Which wmiM. cssasnoe 
t/6/59* This projectjtn does not include 3k2, 3^&* «ad 358 since fU 
concern*! agreed these three aircraft would require US prior to 
1 July 19% } to nest efSHPntiswsl reqaiieaenta. 

%* fee erratic appearance of Enclosure §1 is cause d by Mhadsiling 
low tine aircraft before Itlfe tine aircraft to east aparntiaa&l criteria 
furnished by 
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§, Uftat #2 contains consolidated data reflected by the g*®*®& 

(l»el #l). Enclosures #3 and 4 are the projection and condensation at 
data eon taiw d on the graph pertaining to I I IBAH only* Frojeetlcn is 
to «ss« 1 March 
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6* Lb. Col. Brewer and the undersigned agreed that the UWK 
program could be supported only if both parties agreed mm was necessary 
aad input dates were, ©greed upon in order to permit a continuous flaw 
tlojough the IMS cycle* 

7* Conclusions? The undersigned after carefully renew! as the: 
©closure* reecmnends that only 3^2 > 3*& sod 35® be pl^assLi a 
1$99 nvu * the remaining articles be scheduled with J cawasm? 

1 aw * i 960 . The share recoamenda tioa is based or the foilowSagt 

a* TJa&etanaiaed life of project 
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b* Projected flying hour* based on 25 l^irs/najrtlt 
indicate# that by 1 limit I960 only four of tine 
reeaiaing ton aircraft mil have reached 1,000 
hours and bo a. its than 1,2 j6o hour#, 

e. Bsc exoallant mlntansucc affo r&ei project aircraft 
inAioatsa that «r*rfr on# ifl ea pabte of accwBolatlug 
1,000 hour# or more before XHAH beccwes a necessity, 

4. All projected ac4ifi<mtioas esn be accis^lishsd in 
the field by Tech Beps. 


aREtommis b 


DPD-J5D/P-5DD:ms (21 Jan 1959) 


Distribution: 



0 - Dir of Materiel 
cc - Dep Dir, DFD, cy 2 

- Confer, DFD, cy 3 

- Ops, DPD, cy 4 

Ivlt HI, cy 5 lh .3 c cp^ 
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